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^ loozl  I IjTj^g  Rural  Electrif iccatinn  Administration 

0 'ERARY 

announced  allotments  totaling  $7,993,500.  This 
Urines  a.llotnents  made  Ly  REA  since  it  v/.as  established 
in  1935  to  $249,708,793,  of  which  $25,577,500  represents 
operati'^ns  during  the  current  fiscal  year. 


Details  of  the  ad.l'^tnents  are  attached. 
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APX^ITSAS  9 CBAIGHEAI) 

Craif'^hea.d  Electric  Cooperative 
Corporation, 

Jonesloro,  Arkansas 
(Robert  Cherry,  Supt.) 


GEORGIA  22  COLQUITT 
Colquitt  Connty  Rural  Electric  Co. , 
Moultrie,  Georgia 
(O.  0.  Owens,  Supt.) 


GEORGIA  35  lALTON 
Walton  Electric  Membership  Corp. 
Monroe,  Georgia 
(John  L.  Snow,  Supt.) 


GEORGIA  68  GRADY 
Grady  County  Electric  Membership 
Corp. , 

Cairo,  Georgio, 

(IT.  W.  Stanfill,  Supt.) 


GEORGIA  70  MITCHELL 
Mitchell  County  Electric 
Membership  Corp., 
Camilla,,  Georgia^ 

(Nathan  M.  Koadle,  Supt.) 


GEORGIA  74  JEFESRSON 
Jefferson  Couiity  Electric 
Membership  Corporation 
Louisville,  Georgia. 

(James  B.  Polhill,  Jr.,  Supt.) 


$150,000  to  build  about  230  miles  of  line  ^ 
to  serve  689  members  in  Craighead, 

Crittenden  and  Poinsett  Counties.  The 
project  previously  has  been  allotted 
$565,000  to  build  603  miles  of  line  to 
serve  1,908  members  in  the  above  mentioned 
and  Greene,  Lawrence  and  Independence 
Counties,  a,nd  $3,500  to  finance  house  wir- 
ing and  plumbing  installations. 

$362,000  to  build  a.bout  437  miles  of  line  tc 
servo  1,619  members  in  Brooks,  Tift,  Echols, 
Cook,  Atkinson,  Lowndes,  Thoma,s , Berrien 
and  Lanier  Counties.  The  project  pre- 
viously has  been  allotted  $601,000  to  build 
574  miles  of  line  to  serve  2,381  members  in 
Colquitt,  Cook,  Berrien,  Tift,  Worth  and 
Brooks  Counties,  and  $30,000  to  finance 
house  wiring  and  plumbing  installations. 

$184,000  to  build  about  130  miles  of  line  . 
to  serve  604  members  in  Walton,  Gwinnett, 
Oconee,  Morgen,  rJoxvton  and  DcKalb  Counties. 
Tlic  project  previously  has  been  allotted 
$377,000  to  build  374  miles  of  line  to 
serve  1,548  raoinbers  in  the  above  m.cntioned 
end  Barrow  and  Rockdale  Counties. 

$56,000  to  build  about  69  miles  of  line  to 
serve  263  members  in  Decatur,  Colquitt, 
Thomo.s  and  Brooks  Counties.  The  project 
previously  has  been  otlotted  $295,000 
to  build  317  miles  of  line  to  servo  1,234 
members  in  the  above  mentioned  and  Grady 
and  Mitchell  Counties. 

$264,000  to  build  about  322  miles  of  line  / 
to  serve  1,357  members  in  Baker,  Miller, 

Mitchell,  Earley,  Decatur,  Wobtn  afid 

Daugherty  Counties.  The  project  previously 
has  been  allotted  $412,000  tc  build  4-69 
miles  of  line  to  serve  1,950  members  in 
Mitchell,  Daugherty,  Worth,  Decatur,  Turner, 
Ccalhoun  and  Randolph  Counties , $25,000  of 
v/hich  was  used  for  the  construction  of 
a cold  storage  and  processing  locker  plant; 
and  $76,000  to  finance  house  wiring  and 
plumbing  installations. 

$306,000  to  build  about  385  miles  of  line 
to  servo  1,588  members  in  Jefferson, 

Ema.nuel , Johnsi^n,  Richmond,  Columbia, 
Gla.scock,  Wa^rren,  McDi;.ffio,  Washington, 
Burke  and  Jenkins  Counties.  The  project 
previously  has  been  allotted  $216,000  to 
build  256  miles  of  line  to  serve  1,211 
merabors,  and  $20,000  to  finonco  nouso 
wiring  and  plurnbing  insta.lla,tions. 


- 9 


' IDAHO  4 BONl'ER 

Northern  IchJio  Sural  Electrical 
Sohabili tatior.  Asc’n, , Inc.  , 
Soji  dp  c i n t , I daho 
(Glen  A.  Smothers,  Supt.) 


ILLINOIS  8 COLES 


Coles-Moultrie  Electric 
Cooperative, 

Mattoon,  Illinois 
(John  G.  Waggoner,  Supt.) 


INDIANA  11  WAREEN 

Warren  County  LiEIiC, 
Williamsport,  Indianri, 
(Lee  Rhode,  Supt.) 


INDIANA  24  CARROLL 

Carroll  County  RSMC, 

Delphi,  Indiana 
(Clarence  A.  Darragh,  Mgr.) 


INDIANA  27  DECATUR 

Decatur  County  EE/IC, 
IC-rcensburg,  Indi.ana 
(Elmer  D.  Evrais,  Supt.) 


IiroiANA  32  I-LiNCOCK 

Hancock  County  REIvIC, 
Greenfield,  Indio.na 
(John  T.  Wilson,  Supt.) 


$196,000,  of  uhich  $46,000  'Tlil  be  ns’cd  •' 
to  build  about  2£  miles  of  line  to  serve 
39  members  in  Bonner  County,  and  $150,000' 
will ‘be  used  for  the  cons tructioh  of  a 
generating  plant.  The  project  previously 
has  been  allotted  $284,750  to  bimd  215 
miles  of  line  to  serve  907  members  in 
Bonner  and  Boundary  Counties,  and  $5,000 
to  finance  house  wiring  and  plumbing  ir~ 
stallations . 

$220,000  to  build  about  215  miles  of  lino 
to  serve  696  members  in  Coles,  Moultrie, 
Douglas,  Piatt,  Cumberland  and  Shelby 
Counties.  The  project  previously  has  been 
oNlottod, $355,000  to  build  333  miles  of  line 
to  serve  995  members  in  Coles  and  Moultrie 
Cemties. 

$160,000  to  build  about  145  miles  of  lino 
to  serve  505  members  in  Benton,  Vermillion 
end  White  Counties.  The  project  previously 
has  been  cullottod  $290,000  to  build  290 
miles  of  lino  to  serve  870  members  in 
Benton,  Woorron  and  Tippecanoe  Counties. 

$30,000  to  build  about  29  miles  of  line  to 
serve  100  members  in  Cass,  Tippecanoe, 
Carroll  and  '«?hite  Counties.  The  project 
previously  has  been  allotted  $505,000  to 
build  483  miles  of  line  to  serve  1,713 
members  in  the  tabovc  mentioned  and  Hov/ard 
end  Clinton  Counties, 

$64,000  to  build  about  68  miles  of  line  to 
servo  213  members  in  Deca.tur,  Ripley  and 
Jonning  Counties.  The  project  previously 
hexs  been  oRlottod  $290,000  to  build  272 
miles  of  lino  to  serve  780  meribers  in 
Decatur,  Ripley  and  Franklin  Counties,  and 
$6,000  to  fin.ance  house  wiring  and  plumbing 
installations . 

$22,000  to  build  a.boxit  20  miles  of  line  to 
serve  58  members  in  Hancock  a,nd  Hamilton 
Counties.  The  project  previously  has  been 
allotted  $325,000  to  build  333  miles  of 
line  to  serve  1,324  members-  in  the  above 
mentioned  and  Rush,  Madison  and  Marion 
Counties,  and  $5,000  to  finance  house 
wiring  and  plumbing  installations.' 
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IKLIAM  ,53  S'TSb:e}^^ 

Stenoen  Co-^t^  KiS.'ICj 
Angola,  Indiana,  ,,,; 

(Charles  L.  Puffer,  Supt.) 


I IIP  IAEA  100  NL17T0IJ 

Newton  County  ESvIC, 

Nen  bland,  Indieuia 
(Nloyd  Y/eishaor,  Pros.) 

IOWA  15  HARRISON 
Harrison  County  Eural  Electric 
Cooperative, 

Woodbine,  Iowa, 

(William  Melchiersen,  Supt.) 


IOWA  16  MONONA 

Monona  County  Hural  Electric 
Cooperative, 

Onawa,  lov/a 

(P.  L.  McKelvey,  Supt.) 


IOWA  26  SI-ISLE Y 
Nishnabotna.  Valley  Rura,l 
Electric  Cooperative, 
Hnrlc0.n,  Iowa 
(George  H.  Hess,  Supt.) 


IOWA  27  BUEEi  VISTA 
Buena  Vista  County  Kural 
.Electric  Coopers,tivo , 
Storm  Lake,  Iowa 
(Miles  Nelson,  Supt.) 


IOWA  36  WRIGHT 

Y; right  County  Puiral  Electric 
Cooperative , 

Clarion,  Iowa, 

(George  G.  Kirkstoin,  Supt.) 


$59,000  to  build  .about  48  miles  of  line  to* 
serve  181  members  in  Stouben  anrl.  DeKalb  , 
Counties.  Erie  project  previously  has  been 
allotted  $278,000  to  build  260  miles  of 
line  to  serve  770  members  in  the  above  . 
mentiored  and  LaC-raxigc  C'l'unties,  end  $3,000 
to  finance  house  wiring  and  pl-’umbing  ir~ 
st<allations . 

$250,000  to  build  a.bou.t  263  miles  of  lino 
to  serve  649  members  in  Newton,  Jasper  and 
Benton  Counties.  ^ 

$117,000  to  build  a,b.''ut  126  miles  of  line 
to  serve  290  inembors  in  Harrison  and 
Fcttawa,ttonie  Counties.  The  project 
previously  has  been  allotted  $245,000  to 
build  132  miles  of  line  to  serve  313  members 
in  the  8,bove  mentioned  a,nd  Monena,  Craauord 
and  Shelby  Counties,  and  $5,000  to  fin-ance 
house  wiring  and  plumbing  installations. 

$160,000  to  build  abou.t  175  miles  of  line 
to  serve  446  mombers  in  Monona,  Cra'rf'ord 
and  V/oodbury  Counties.  The  project  pre- 
viously has  been  allotted  $245,000  to  build 
241  miles  of  line  to  serve  718  m.onbers  in 
Woodbury,  Ho.rrison  and  Monona  Counties,  and 
$3,000  to  finaXiCe  house  wiring  and  plumbing 
ins  t>e,lLa  t i ons . 

$135,000  to  build  cubout  146  rules  of  line 
to  serve  368  members  in  Pottawattemie, 
Audubon,  Harrison  and  Shelby  Counties.  The 
project  nroviously  has  been  allotted  $417,000 
to  build  375  miles  of  lino  to  serve  733  E 
members  in  the  alcove  rientionod  counties,  an\ 
$5,000  to  finaxce  house  ’.viring  and  plumbing 
i n,  s t ' il  1 at  ions. 

$114,000  to  build  al'out  1.30  miles  of  line 
to  servo  312  membors  in  Cl.ay  and  Buena 
Vista  Counties.  T}ie  project  previously  has 
been  cillottod.  $539,000  to  build  564  miles 
of  lino  t'^  serve  1,.365  members  in  the  above 
mentioned  e,nd  Chcr'''kee,  Pocadnontas  axd  Sac 
Gouxties,  ax.d  $10,000  to  finance  house 
wiring  axd  nluobir.g  instalLations . 

$145,000  to  build  about  165  miles  of  lire 
to  serve  406  members  in  Yf right,  Iinmilton, 
Webster,  Franklin  and  Humboldt  Counties. 

The  project  previously  has  been  allotted 
$370^,000  to  build  350  miles  of  line  to 
serve  1,0.57  D.embcrs  in  the  .above  mentioned 
and  Hooncock  Coix.ties,  and  $5,000  to  linanx 
house  wiring  and  plumbing  installations 


IOWA  51  Y*Iim]]3AGO 
Winnebago  Rural  Electric 
Cooperative  Ass*n, 
Thompson,  Iowa, 

(Glenn  Bcrgland,  Supt.) 


IOWA  60  EIvILET-DICKINSON 


E,E.K.  Rural  Electric 
Esterville,  lov/a, 
(Harry  Day,  Supt.) 


Cooucratlve, 


I 

I 

' KANSAS  13  BjiCWN 

Brov/n-Atchison  Electric 
' Cooperative,  Inc.,. 

I Horton,  Kconsas 

(E.  E.  Dorssom,  Supt.) 


KANSAS  24  CLAY 

C and  W Rural  Electrification 
Cooperative  Ass’n,  Inc., 
Clay  Center,  Kaasas 
(Irvin  H.  Smith,  Supt.) 


KENTUCKY  27  BOYLE 
Inter-County  Rural  Electric 
C operative  Corn. , 

Dan vi lie,  Ken tucky 
(John  V.  Sxvain,  Supt.) 


KENTUCKY  34  BilRREN 
Farmers  Rural  Electric 
Coopero-tive  Corn.,  Inc., 
Glasgow,  Kentucky 
(H.  E.  Gardner,  Supt.) 
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$110,000  to  "build  a'bout  114  miles  of  line 
to' serve  295  mem'bers'in  Worth  County.  The 
project  previously  has  "been  allotted 
$288,000  to  "build  258  miles  of  line  to 
serve  706  nen"bGrs  in  the  a"bove  mentioned 
and  Winnebago , and  Kossuth  Counties,  and 
$5,000  to  finance  house  wiring  and  plumbing 
ins  tal lat ions. 

$60,000  to  build  about  64  miles  of  line  to 
serve  163  members  in  Dickinson,  Emmet  and 
Kossuth  Counties.  The  project  previously 
has  been  allotted  $431,000  to  build  417 
rales  of  line  to  serve  991  members  in  the 
above  mentioned  and  Clay,  Palo  Alto  and 
7/inneb?,go  Counties,  and  $5,000  to  finance 
house  wiring  and  plumbing  installations. 

$78,000  to  bu.ild  cabout  95  miles  of  line  to 
servo  232  members  in  Nemaha,  Brown, 

Atchison,  Donipho.n  and  Jackson  Counties. 

The  project  previously  has  been  allotted 
$368,000  to  build  352  miles  of  line  to 
serve  937  members  in  the  above  mentioned 
c 0‘U.n t i G s , ,an d $2,000  to  f i nanc e hous e 
wiring  and  plumbing  installations. 

$77,000  to  build  about  89  miles  of  lino  to 
serve  223  ■•icmbers  in  Riley,  W.ashington  and 
Clo.y  Counties.  The  project  previously  lio.s 
been  o.llotted  $276,000  to  build  292  m.ilos  of 
line  to  serve  552  members  in  Clo,y  County, 
ond  $5,000  to  - finance  hrmsc  wiring  and 
plumb ing  ins  todlati ons . 

$71,000  to  build  about  64  miles  of  line  to 
serve  258  members  in  Boyle,  Ivlarion,  Lincoln, 
Garr<?.rd  and  Casey  Counties.  The  project 
previously  has  been  allotted  $526,000  to 
build  497  miles  of  line  to  serve  1,981 
members  in  the  above  mentioned  and  Mercer, 
Washington,  La,ruo  and  Nelson  Counties,  a.nd 
$10,000  to  finance  house  wiring  and  plumb- 
ing installations. 

$157,000  to  bniild  -about  159  miles  of  line 
to  serve  550  members  in  Barren,  Hart, 
Metcalfe  and  Edmonson  Counties.  The  project 
previousl;--'  has  been  o-llottod  $375,300  to 
build  376  miles  of  line  to  serve  1,557 
members  in -Barren,  Hart,  Metcalfe  and 
Larue  Counties,  and  $10,000  to  finance 
house  wiring  a,nd  plumbing  insto-llations . 
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ICS^lTUCKY  37  OWSlT 
0\'7on  County  Rural  Eioctric 
Cooperative  Corp. , 

Owen  ton,  Kentucl<y 
(Chester  Roland,  Supt.) 


LOUISIANA  9 lulRA-YETTR 
South'./est  Louisiana  Electric 
Ivienborship  Corp., 
Lafayette,  Lceiisiania 
(Harry  3.  Bowles,  Supt.) 


MICHIGAN  41  OGEAilA 

Oceana  Electric  Cooperative, 

Hart,  Michipon 

(Loyal  Churchill,  Supt.) 


MINNESOTA  29  CHIFPE^. 
Minnesota  Valluy  Cooperative 
Lipht  and  Pov/cr  Assccir.tion, 
Granite  Falls,  Minnesota 
(Oscar  Ti.  Swanson,  Supt.) 


MINNESOTA. 79  31 G STONE 
Stevens-Bi,^  Stone  Cooperative 
Power  Association, 

Benson,  Ivli'nnesota 
(Victor  Henoon,  Supt.) 


MIMESQEA  30  LINCOLN 

i^iyons-Lincoln  Electric 
C oope rat  ive , I nc . , 

T;?"!  e r , Minnesota 
'(V.  Ostergaar.l,  Pres.") 

MINNESOTA'  3?,  BECKER 
Cooperative  heing  forned  - 
(Peter  Ingehretson,  Gorrespon.ient , 
"Ulen,  Minnesota) 


$067,000  to  cu.ild  ahout  27Q  miles  of  line 
to  so-T'VO  1,090  nenbors  in  Ca,rroll,  Gallatin, 
Grout,  Pen.'leten,  Ov/en,  Scott',  Boone, 

Kenton  and  Canr'bell  Counties.  Uho  project 
previously  h.as  Been  allot  tod  $465,600  to 
build  ^103  miles  of  line  to  serve  1,865 
mCKbero . 

$98,000  to  build  about  119  niles  of  lino  to 
serve  -041  nembers  in  Avoyelles,  St.  Loudry, 
Vernilli  nn,  Asalia,  L.afayettc  an!  St.  g 

Martin  Parishes.  The  project  previously  laas\ 
been  oAlotted  $644,000  to  build  75'i  niles  of 
line  to  serve  0,706  rnenbers  in  the  above 
rientif^nod  and _ Evvn.gol ine  Parishes,  an.l 
$15,000  to  fi’-ance  house  wiring  and  plunbing 
i ns  tal  lo,t  i o n s . 

$312,000  t^  build.  aboTit  91  niles  of  line  to 
serve  310  nenbers  in  Oceana,  Mason  and 
Now-oygo  Countic'S.  The  pro-ioct  previously 
hevs  been  all''' t tod  $262,000  to  build  249 
niles  of  line  to  servo  750  nenbers  in 
OcGo-na  and.  ihiskopon  Counties. 

$110,000  to  build  adout  118  niles  of  lino 
to  '^-erve  284  nc.ubers  ir.  Lac  Qu.i  Po,rlo, 
Chiupewo.  cud  Swift  Cc'ir.tics.  The  proicct 
prco'iously  h-os  boe:i  allotted  $288,000  to 
build,  260  miles  of  line  to  serve  550 
neubo.rs  in  the  a’..''OVo  mentioned  counties, 
and  $25,000  to  finance  house  wiring  and, 

T'!  1 urd-  i r.  e i r.  s t al.  1 a t i o n s . 

$136,000  to  biiild  a’'.‘'out  140  niles  of  line 
to  servo  555  ne.nbers  in  Big  Stone  end 
Stevens  Counties.  The  project  nroviooisly  ( 
has  beo’n  allot  tel  $201,000  to  build  195 
miles  of  line  to  servo  458  nenbers,  and 
$5,000  to  finance  house  wiring  and  plumbing 
ins  te.llat  i ons . 

$239,000  tr  ‘suil’  .about  246  niles  of  line 
to  serve  678  rnujers  in  Lincoln  c.nd  Lyons 
Counties. 


$150,000  to  buill  o,bout  135  niles  of  line 
to  servo  '144  '‘cnrccrs  in  BecToer,  Nornan, 
Polk  and-  ILdanonen  Counties. 


i 


Ivlississipgl  2J.  QOAHCMA 

Go'ihov.r.  Electric  PoV<Gr  Acsocistion, 

ClarkedeJo,  MiscissipT^i  £>■.. 

(E.  L.  Stephenson,  Siipt.) 


$148,000'  to-  build  abeiit  196  miles  of  line 
to  serve  678  members  in  Quitman,  Coahoi.ia, 
TurtiCh,  Tallahatchie  and  Sunflower  Counties, 
The  project  previously  has  been  allotted 
$199,000  to  build  211  miles  of  line  to  serve 
739  members  in  Coehoma,  Quitman,  Sunflower 
and  Bolivar  Counties. 


MISSISSIPPI  31  WASHINGTON 

Twin  Co'onty  Electric  Power 
Associro.tion, 

•i^llandale,  Mississippi 
(E.  J3.  Neely,  Supt.) 


$60,000  to  build  about  79  miles  of  lino  to' 
serve  270  members  in  rbunphrey,  Sharkey, 
'.7o.shington  and  Issaq.uena  Counties.  The 
project  previously  has  been  allotted 
$365,000  to  build  294  miles  of  line  to 
serve  1,609  members  in  the  above  mentioned 
e-'ud  Simf lower  Counties. 


WRKSl'Ji  3 MORRILL 

Chimney  Rock  Public  Pov/er  Dist., 

Bayard,  Nebraska 

(H.  C.  Moranville,,  Mgr.) 


$25,000  to  build  about  22  miles  of  line  to 
serve  55  members  in  Morrill  County.  The 
project  previously  has  been  allotted  $250,250 
to  build  216  miles  of  line  to  serve  516 
members  in  the  above  mentioned  and  Scotts 
Bluff  and  Banner  Counties. 


bBERASKA  65  WAYICE 

Wayne  Co'onty  Rural  Public  Penrer  Dist., 
Wayne , Neb  raska. 

( Han  ry  W . No  e ding , Sup  t . ) 


$174,500  to  build  about  225  miles  of  line  to 
serve  543  nenbors  in  Wayne,  Dixon,  Fierce 
and  Thurston  Coanties.  The  project  pre- 
viously has  been  allotted  $197,000  to  build 
158  miles  of  line  to  serve  386  members  in 
Wa.ync , Thm.rston,  Cedar,  Dixon  and,  Cuming 
Counties,  and  $10,000  to  finance  house 
wiring  and  pliufcing  installations. 


NORTH  C.MROLIN;.  21  SAiviPSON 
Jour  County  Electric  Membership 
Corp., 

Kerr,  North  Carolina, 
liS.  S.  Shubrick,  Supt.) 


$83,000  to  build  about  97  miles  of  line  to 
serve  323  members  in  Bladen,  Fender  and, 
Duplin  Counties.  The  project  previously 
has  been  aRlottod^  $311,000  to  build  303 
miles  of  l.ine  to  serve  1,218  members  in 
the  above  mentioned  and.  3a,mpson  Counties, 
and  $13,500  to  fino,nce  house  wiring  and 
pliamb iurg  ins  talla.t ions . 


NORTH  CAROLINA  33  MARTIN 
Halifax  Electric  Membership  Corp., 
Scotland,  Nock,  North  Carolina 
(Thomas  B.  Slade,  Supt.) 


$107,000  to  build  about  108  miles  of  line  to 
serve  413  members  in  Wo.rren  County.  The 
XU’oject  previouslxv  has  been  a.llottcd  $225,000 
to  buil'’^  225  miles  of  line  to  serve  790 
members  in  the  above  mentioned  and  Ho,lifaJc, 
Martin  and  Nash  Counties and  $5,000  to 
finance  house  wiring  .and  pjlumbing  installa.tipn 


NORTH  CilROLINA  37  DAVIE 
Davie  Muttial  Electric  Cooperative, 
Mocksville,  North  Carolina 
(j.  C.  Jones,  Supt*)  , 


$125,000  to  build  about  129  miles  of  line  to 
serve  513  members  in  Iredell,  Vadkin, 
and  Alexander  Counties.  The  project  pre- 
viously has  been  allotted  $227,000  to  build 
203  miles  of  line  to  serve  980  members  in-.- 
the  above  mentioned  and  Da,vie  County,  and,, 
$10,000  to  finance  house  wiring  and  plumb- 
ing in.stallations. 


NORTH  CAROLINA  40  BRUNSWICK 
Brunswick  Electric  Membership 
Corp . , 

Shallotte,  North  Carolina 
(Eds on  D,  Bishop,  Supt . ) 


NORTH  CAROLINA  43  JONES 
Jones-Onsiow  Electric  Membership 
Coz'p. , 

Richlands,  North  Carolina 
(E.  B.  Smith,  Pres.) 

NORTH  Dakota  17  Mg  HENRY 
Verendryc  Electric  Cooperative, 
Inc . , 

Verendrye,.  North  Dakota 
(H.  H,  Blackstead,  Pres.) 

OHIO  PAULDING 
PaulTin,(^-Piitnam  Electric 
Coopei’ative , Inc., 

Paulding,  Ohio 

(V.  E,  Patterson,  Supt.) 


OHIO  42 DaRKE 
Darke  Rural-  Electric 
Cooperative,  Inc., 
Greenville,  Ohio 
(R.  H,  Orton,  Supt.) 


OHIO  60  SSEEC^ 

North  Central  Electric  Cooperative, 
Inc . , 

Attica,  Ohio 
( R , J , Wi 1 1 iams , S upt , ) 


OHIO  65  FiilRFI Ej.D 
South  Central  Ru.ral  Electric 
Cooperative,  Inc., 
Lancaster,  Ohio 
(Dar/j'in  Kindler,  Supt,) 


$95,000  to  build  about  113  miles  of  line  to 
serve  408  members  in  Columbus  and  Bladen 
Counties,  The  project  previously  has  been 
allotted  |171,000  to  build  211  miles  of 
line  to  serve  601  members  in  Brunsvvick  and 
Columbus  Counties,  and  |5,.000  to  finance 
house  wiring  and  plumbing  installations, 

|284,000  to  build  about  277  miles  of  line 
to  serve  1,288  members  in  Onslow,  Jones, 
Duplin  and  Lenoir  Counties, 


$90,000  to  bxiild  about  65  miles  of  line  to 
serve  167  m.embers  in  McHenry  and  Ward 
Counties . 


$166,000  to  build  about  160  miles  of  line 
to  serve  504  members  in  Henry,  Putnam, 
Paulding,  Defiance,  Allen  and  Van  ¥l‘ert 
Counties.  The  project  previously  has  been 
allotted  $533,000  to  build  538  miles  of 
line  to  serve  1,871  merabers  in  the  above 
mentioned  counties,  and  t'17,725  to  finance 
house  wiring  and  plumbing  installations, 

$94,000  to  build  about  90  miles  of  line  to 
serve  331  members  in  Darke  and  Preble 
Counties.  The  project  previously  has  been 
a 1 lotted  $464,000  to  build  434  miles  of 
line  to  serve  1,137  members  in  the  above 
mientioned  and  Mercer  Cou.nties,  and  $5,000 
to  finance  house  iviring  and  plumbing 
installations.  ^ 

$86,000  to  build  about  92  miles  of  line  to 
servo  265  members  in  Seneca,  Wyandot, 
Crawford,  Wood  and  Huron  Counties.  The 
project  previously  has  been  allotted  $681,000 
to  build  675  miles  of  line  to  serve  2,155 
members  in  the  above  miontioned  and  Sandusky 
Counties,  and  $20,000  to  finance  house  wiring 
and  plumbing  installations, 

$95,000  to  build  about  94  m.iles  of  line  to 
serve  346  members  in  Fairfield,  Hocking, 
Licking,  Perry,  Pickaway  and  Ross  Counties, 
The  project  previously  has  been  allotted 
$770,000  to  build  743  miles  of  line  to 
serve  2,854  memb>c.rs  in  the  above  mentioned 
and  Muskingum,  Madison  and  Franklin 
Counties,  and  $2,000  to  finance  house  wiring 
and  plumbing  installations. 


.OHIO  71  LOC-M 
Lo>jn,n  Co’ant/  Cooperative 
Power  and  Li^ht  Ass'n, 
Sellef cntaino,  Ohio 
(E.  W.  Garlin{^,  Supt.) 

OHIO  74  PUTL'SE 
Butler  P-ura-l  Electric 
C 0 one  rat i vc , Inc., 
Hamilton,  Ohio 
Ho ne  r S . Anc!_r  ews , Sup  t . ) 


OHIO  85  IHIPEIH 

United  Pural  Electric  Coopei'ative, 
Inc.  , 

Kenton,  Ohio 

(W.  C.  Ev/ing,  Supt.) 


PEMSYE'miA  19  W.iPREN 
V/arren  Electric  Cooporritive, 
Y/ar r en , Penns 7lvani a 
(U.  L.  Arriita^e,  Pres.) 

FSNKSYEV/j;iA  21  SOHEPSET 
Somerset  Rural  Electric 
Cooperative,  Inc., 

Some  r s e t , Pennsylvrni  ia 
(Ho.rvey  S.  Jenninps,  Sunt.) 


P;UTIi  CAROLINA  23  DORCHESTER 

Edisto  Electric  Goc-perative, 
Inc . , 

Banherg,  South  Carolina  • 

(ii.  E.  Jennings,  Pres.) 


TEXAS  52  EANKIU 

Eannin  Ccunty  Electric  Coo'^eroAivc , 
Inc.  , 

Bonham,  Texas 

(j.  B.  Richey,  Supt.) 


$109,000  to  duili  fO-bout  137  n:les  of  line 
to  servo  5Ur  uoubers  in  Logon  and  Hordin 
Counties.  The  pr-goct  previously  has  been 
allotted  $269,500  t'^  build  215  miles  of  line 
to  servo  860  ne-of:' or s in  Logan  County. 

$80,000  to  bulli  about  81  r.ilos  of  lino  to 
serve  350  members  in  Preble,  Hontpo-'cry, 
3i].tler  a.nd  IHimiltcn  Counties.  The  ■'reject 
previously  has  been  allotted  $.704,  *’00  to 
build  270  miles  rf  lino  to  servo  830  mc'".:'bcrs 
in  the  above  oicntioned  counties,  m'  $5,000 
tm  finance  house  wiring  and  olumbin;;  install 
tions . 

$1.3,3,00^  t-"'  builvd  o.bout  136  miles  of  line  to 
servo  413  in  Ilondin,  Union,  Allen, 

Mo.rion,  Lr',  ,an  and  Au.pl.o,ize  Counties.  The 
'■-roject  previously  has  been  allotted 
$309,000  to  build  309  miles  of  line  to  serve 
1,000  ..'icmocrs  in  ILardij\,  Allen  Aiitlaizo 
t in  d Mar  i o n Counti.es. 

$137,000  to  build  about  172  miles  of  lino  to 
serve  584  .memi'ers  in  Uarron  and  Erie 
Count io? . 

$200,000  to  build  a’''.OTit  1G4  r.dlcs  of  line  to 
serve  1,302  mombors  in  Somerset  and  Payette 
Counties,  Pcnnsylvar'ia,  and  Garrett  County, 
Maryland.  The  project  rrovio-usl'y  has  been 
allotted  $250,000  to  build  221  miles  of  lino 
to  serve  b36  me.’.d'-ers,  and  $6,000  to  finance 
house  wiring  f.ond  plumbinr  i'nstallations . 

$49,000  to  buili  -about  66  miles  of  line  to 
serve  171  me.mbers  in  .Dorchester  County. 

The  project  previously  has  been  allotted 
$149^000  to  build  188  miles  of  line  to 
serve  577  ’..iembers  iri.  the  above  mentioned 
a.n."  Allcnbo.lo,  Rri.mbor''  and  Orangeburg 
Counties. 

$129,O'C0  to  bull'  abr-i.it  165  miles  of  lino 
to  servo  4B9  members  ir  Pannin,  Uant, 

Collin,  Laremr  and  Grayson  Counties.  The 
■'■reject  previously  has  been  allotted 
$211,000  to  ".uild  253  miles  of  line  to  serve 
600  moT.'bcrs  in  the  above  mentionel  counties, 
and  $3,000  to  fln.ance  house  vurin.^  and 
p lumb  i n g i r.  s t al  la  t i o n s . 
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TEXAS  98  YOUI^'G  ■ 

Eort  Bf'lknao  Electric 
Cooperative,  Inc., 

Olnoy,  Texas 

(Roy  Copeland,  Pres.) 

VERMONT  8 VIASZIEGTOE 
Cooperative  ’':cinp  formed  - 
(John  A,  G-f-'rOon,  Atto.rney, 
Earre , V errnon  t) 

WISCONSIN  25  MONROE 
Oakdale  Cooperative  Electrical 
dissociation, 

Oako.al  c , 17  i s c o n s i n 
(Lloyd  McCa-slcey,  Supt.) 


$1?1,000-  to  Luild  about  165  miles  of  line 
to  serve  412  ncmbers  in  Tourig,  Throckmorton 
and  Archer  Counties. 


$68,000  to  build  rhn'it  53  niles  of  line  to 
serve  199  members  in  W.ashington  County. 


$161,000  to  build  about  164  miles  of  line 
to  serve  451  inembers  in  l^Ionroe,  Juneau, 
Jackson  cond  Sauk  Counties.  Tlie  project 
previously  has  been  adlotted  $262,000  to 
build  205  miles  of  line  to  serve  619  members 
in  Juneau  and  Monroe  Counties. 


WISCONSIN  29  CluiPX 
Clark  Electric  Cooperntive , 
Or  e e nW'-'  o C. , .7  i s c c - n s i n 
( W . A . Dal  liman , Su]3 1 . ) 


$99,000  to  build  about  102  miles  of  line  to 
serve  318  r.iemd.crs  in  Taylor,  Clark  and 
Marathon  Counties.  The  project  uireviously 
has  been  allotted  $700,000  to  build  674 
miles  of  line  to  serve  2,078  members  in 
the  .above  mentioned  co^rrties,  and  $40,000 
to  linancc  huuse  \7irinp  aud  plumbin/; 
in  st  .alia  tions . 


WISCONSIN  53  EJJj  CIuilRS  $100,000  to  build  .about  96  miles  of  line  to 

Eau  Claire  Electric  Cooperative,  serve  285  members  in  Eau  Claire , Tr3mpeale<ou, 

Eau  Claire,  Wisconsin  Chipneua  and  Luffa,lo  Counties.  The  project 

(E.  R.  McEarland,  Supt.)  previously  has  been  a.llottcd  $290,000  to 

bucil-  272  miles  of  line  to  serve  703  members 
in  Eau  Claire  Coruity. 

WISCONSIN  55  ADiiMS  $146,000  to  build  about  143  miles  of  line  t.|| 

A.da,ns“Marquotte  Electric  Cooperative,  serve  429  meiibers  in  Marquette,  Columbia 
Eriendshir,  Wisconsin  and  G-reen  Lake  Counties.  The  ov-oject  pre- 

(Jarnes  C.  Joyce,  Siut.)  viously  has  be.en  allotted  $229,000  to  build 

216  miles  of  line  to  servo  681  members  in 
Abams  ar. 'i  Marauette  Counties,  .and  $5,000 
to  f i n ai ..CO  h ou s e vr i r i n p an d - ■ 1 umb i np 
ins  t.allat  ions . 
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• (FOH  WIF.INO) 

The  following  o.llotmento  hrive  henn  finonce  hens e-'vi ring  ml  p 
ins tci-lle.t ions , io  be  rc-lcnt  "by  the  'borroxvers  to  their  individual  nenljers. 
of  these  horrowers  have  had  allotments  for  distrihn.ti^n  i'.inos,  and  sone  lie. 
nrevious  wirins’  allotnents: 


AldClNSi-.S  31  LINCOLN 
C and  L Rural  Electric 
Cooperative  Gorp. , 

Star  City,  Arkansas 
( Lynn  Thomas  son,  Sup  t . ) 

GEORGIA  34  CiJmOLL 

Cc-rroll  Electric  Menbership  Corp., 

Carrollton,  Georgia 

(L.  L.  Hardin,  Jr.,  Supt.) 

IDAHO  10  IIEZ  PERCE 
Clearwater  Valley  Light  and 
Power  Association,  Inc., 
Lewiston,  Idaho 
(a.  R.  Mushlitz,  Supt.) 

ILLINOIS  12  RLHEAU 
Illinois  Yalley  Electric 
Coopera,tive,  Inc.. 

J’rinceton,  Illinpis 
(R.  P.  Frizzell,  Supt.) 

ILLINOIS  43  FjL.L5KI 

Southern  Illinois  Electric  Coop. , 

Mounds,  Illinois 

(George  J.  Sndicott,  Supt.) 

INDIANA  29  iJlLTON 


$7,500. 


iFult  .in  Cov.ni 


SEMC , 


Ho^hecter,  India,na 
( Eal  p h L . Mu.r  r ay , Supt.) 

IOWA  21  GITTIIRIE 
Guthrie  County  Rura.1  Electric 
Cooperative  A.ss^n, 

Guthrie  Center,  Iowa. 

(John  A.  McLuen,  Supt.) 

ILANSA3  27  MOR.RIS 
The  Flint  hill  Rural  Electric 
Cooperative  Ass’n,  Inc., 
Council  Grove,  Kansas 
(Ivor  C.  McLain,  Supt.) 

MIIHISSOTA  9 GOODIIOE 
GoocJaue  County  Cooperative 
Electric  Associ.ation 
li-unlDrota,  Minnesota 
(George  W.  Eleecker,  Supt.) 


$5,000. 


$10 , OCO 


$5 , 000 . 


$5,000. 


$5,000. 


$2,500 


$5,000. 


$5,000 


lujn'bing 

All 

ve  had 
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MISSISSIPPI  28  I-IAl^COCK 
Coast  Electric  Power  Acs'n, 

Bay  St.  Louis,  Mississippi 
(C.  Clifton  Ferrell,  Supt.) 

MONTANA  9 YELLOV/STOIIE 
Yellowstone  Vo.lley  Electric 
Cooperative,  Inc.,, 

Huntley,  Ivinntana  , 

(j.  E.  Pickens,  Supt.) 

MONTANA  11  SANESRS 

Sanders  Electric  Cooperative,  Inc. , 
Trout  Creek,  Montana 
(Georpe  E.  Grahor.,  Supt.) 

NEBPASKA  69  DAW'SON 

Dav/son  County  Public  Power,  List., 

Lexinpton,  Nebreasko^ 

( Tho.uas  C . Gui  If  oyl  e , Sup t . ) 

NOPiTII  DAH0T.i  8 FENS  ON 
Baker  Electric  Cooperative,  Inc., 
Baker,  North.  Dakota 
( Pal.ncr  St  a lun. , Sup  t . ) 

SOUTH  DAHOTA  8 BHOOKINGS 
Sioux  Valley  Electric  Ass'n,  Inc., 
Brookinps,  South  Dokota 
(E.  G.  Sanderson,  Pres.) 

TB.XA3  50  UP3HUH 

Unshur  Electric  Cooperative  Corn. , 

Gilmer,  Texas 

(Sanniel  Scales,  Supt.) 

TEXAS  58  HILL 

Hill  Coun.ty  Electric  Coo-'''. , Inc., 

ItasCc'i,  Texo.s 

(E.D.H.  Farrov.p  Sunt.) 

WISCONSIN  49  DUNN 

Dunn  Count;/  Electric  Coonerative, 

Monoinonic,  i^/isconsin 

(Martin  3.  Hot non,  Supt.) 


$6,000. 


$10,000. 

c 

$5,000. 


$10,000. 


$15,000. 


$10,000. 


$10,000. 

c 

$5,000. 


$10,000. 


